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To His Honour HENRY COCKSHUTT, 
Lieutenant-Governor of the Province of Ontario. 


May 1T PLEASE YouR HONOUR: 


I herewith beg to present for your consideration the report re Housing of 
The Bureau of Municipal Affairs for 1922. 


Respectfully submitted, 


H. C. Nixon, 
Provincial Secretary. 
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To THE HONOURABLE H. C. Nixon, 
Provincial Secretary of the Province of Ontario. 


S1r,—I have the honour to submit for your approval the Report re Housing 
of The Bureau of Municipal Affairs, for 1922. 


I have the honour to be, 
Sir, 
Your obedient Servant, 


J. A, Evtuis; 
Director of the Bureau of Municipal Affairs. 
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University of Toronto 
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REPORT OF DIRECTOR. 


This report deals with the work which has been done under The Ontario 
Housing Act of 1919, in the year 1922, and with the work which has been done 
under The Municipal Housing Act of 1920 in 1922. 


Appropriations. 


The amount advanced by the Dominion Government to the Province for 
housing purposes was $8,750,000. $8,283,040.99 has been advanced by the 
Province to various municipalities and a number of payments are yet to be made 
by the Province to a few of these municipalities which will account for the differ- 
ence in the amount actually borrowed from the Dominion Government to that 
which has been,advanced by the Province to the various municipalities. In 
addition $400,000 was by II Geo. V, Chapter 36, agreed to be loaned by the 
Province to the Town of Kapuskasing for housing purposes under The Ontario 
Housing Act, 1919, and legislation is now before the House to provide for other 
advances under this Act being made to the Town of Haileybury, the Town of 
Charlton, and the Township of Bucke. This will necessitate the borrowing of 
a further sum of about $500,000. from the Dominion Government, in addition to 
the $8,750,000. already borrowed. 


Loans. 


Up to December 31st, 1922, advances amounting to) $8 ,283,040.99 were 
made under the provisions of The Ontario Housing Act, 1919, to 74 munici- 
palities. $4,287,887.25 was advanced to 17 cities, $2,764,676.48 was advanced 
to 35 towns, $357,329.00 was advanced to 14 villages, $873,148.26 was advanced 
to 8 townships. 


Repayments by Municipalities. 


Up to the end of 1922, there has been repaid to the Provincial Treasurer 
on account of monthly repayments $1,217,010.54 of which $432,802.94 is princi- 
pal, and $784,207.60 is interest. There has also been repaid to the Provincial 
Treasurer the sum of $298,915.21 on account of loans in excess of monthly repay- 
ments. Up to the same date the Provincial Treasurer has also received 
$177,690.46 for interest on money advanced on progress estimates during con- 
struction. The total amount received is $1,693,616.21. 


Arrears. ; 


There are only two municipalities in arrears, and steps are being taken to 
collect these arrears. It is expected that they will be collected shortly. 


The monthly repayments are as a rule remitted promptly on the first of 


each month, 
7 
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HOUSING REPORT. 


Houses Erected. 
A summary of the houses erected in the years 1919, 1920, 1921 and 1922 


under The Ontario Housing Act, 1919, is as follows:— 


No. 40 


No. Average 
of Loans loan 
Houses per house 
$ Ge 6 eT o 
79 Four roomed, frame clapboardttinishvyeesiy senna 244,537 00 3,095 41 
3 solid brick, hollow tile or concrete. 7,575 00 2,525 00 
125 Five roomed, frame clapboard finishes pec near ee 377,605 00 3,020 84 
51 - frame ShUCCO MINIS enemy meters 169,650 00 3,326 47 
70 ‘ brick veneers saci eon ome ae 229,520 00 3,278 86 
101 : solid brick, hollow tile, or concrete.... 337,220 00 3,328 91 
352 Six roomed, frame claphoard finish. > se eer 1,042,501 00 2,961 65 
151 id {rae SLUCCOFITISI se nnreneiet eerie 502,703 00 5. 329 tS 
449 4% brick venéers. see ee mactemreeeeee 1,459,889 00 3,251 42 
714 XS solid brick, hollow tile or concrete.... 2,734,779 00 3,830 22 
21 Over six rooms, frame clapboard finish eee eete eee 62,500 00 2,976 19 
30 frame stucco finish.................. 90,500 00 3,016 67 
3) A brick-veneers5 fi hice oes Cee ee 99,225 00 ~2,835 00 
135 e solid brick, hollow tile or concrete... . 519,797 00 3,850 35 
2316 $7,878,001 00 $3,401 55 
In addition to the above loans were made in 17 muni- 
cipalities for the purchase of land amounting to. ... 256,374 08 
Increases were also made in loans amounting to..... 104,136 40 
$8,238,511 48 


Of the above 2,080 are detached houses and 190 are semi-detached, 30 are 
in groups of 3, and 16 are of the 4 units type. 


100 six-roomed, brick veneer, houses were erected by the Town of Walker- 
ville and financed largely under the Municipal Housing Act, 1920. 
$130,000 was advanced by the Province in connection with these houses under 
the provisions of The Ontario Housing Act, 1919. 


However, 


A summary of the houses erected in the years 1920, 1921, and 1922, under 


The Municipal Housing Act, 1920, is as follows:— 
No. 
of 
Houses 
9 Four roomed, frame clapboard finish.............. 
30 frame clapboardifinish...... +25... se. 
34 Ze brick: Meneeian cers ae a aan 
71 " solid brick, hollow tile or concrete.... 
85 Six roomed, frame clapboard finish.............. 
4 * frame Sticconninisheee ei eae 
100 ‘ brickivetieer =e eer eae eee 
285 ih solid brick, hollow tile or concrete... .— 
6 Over six rooms, frame clapboard finiShises by et eee 
1 frame! Shuccoinish 6 te eeiemee 
16 > brick, -veneetns scion ee ee 
20 se solid brick, hollow tile or concrete... . 
661 


All the above houses are detached. 


Average 
Loans loan 

per house 

$ c. oon 
23,500 00 2,616 67 
99,781 00 3,326 03 
132,530 00 3,897 94 
31,500 00 4,436 62 
292,958 66 3,446 57 
14,000 00 3,500 00 
393,900 00 3,939 00 
1,209,200 00 4,242 81 
17,500 00 2,916 67 
4,000 00 4,000 00 
58,500 00 3,656 25 
86,500 00 4,325 00 
$2,363,869 66 $3,576 20 
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It will be noticed that $2,363,869.66 has actually been used for the erection 
of the above houses, whereas bonds have been guaranteed for 16 municipalities 
‘amounting to $2,623,455.99. The balance is for houses which are in the course 
oferection. $1,585,659.99 was guaranteed in 5 cities, $903,600.00 was guaranteed 
in 7 towns, $34,196.00 was guaranteed in 3 villages, and $100,000.00 was guaran- 
teed in 1 township. 


SUMMARY. 


It will be seen that over 68 per cent. of all the houses erected in 1919, 1920, 
1921, and 1922 were either of brick veneer or of solid construction. 


The total number of houses erected in these years is 2,977, and the loans 
made therefor amount to $10,602,381.14. In 1922 alone, 206 houses were 
erected, and the loans made therefor amount to $762,221.00. 


Municipalities which have come under the provisions of ‘The Ontario 
Housing Act, 1919.” 


Amount 
actually paid 
Amount by Province 
appropriated in 1919, 1920, 
1921, and 1922 
Cities $ & $ e 
ipellewille ms Shes cass eos iekios ee or 25,000 00 19,300 00 
Branitords: shoe AGRE ee els for 250,000 00 246,513 00 
Chathanwr wera ae Senet tk gee meena « oe @ we eee Ar 
Orta Walia sys sa artestoe oe Geos ret 250,000 00 36,200 00 
Cal eee pees Groen es essa 200,000 00 39,305 00 
Gel p liana tris eee ae ee trans 250,000 00 250,000 00 
is Phow lwo. AY es mE OL TO Ota 500,000 00 497,100 00 
ISteGheneiw eas ces aan ee eee te me PL Le cowie | Se Ot ey tn en ote va 
(EO Te(e}tl woes & ORS cea cae oor 400,000 00 398,364 00 
Niagara Malls. canvass as a eieness 300,000 00 290,914 00 
OCKa Wa, <p carters cel aoe chinese ee 750,000 00 749,910 00 
Peter borer nan Pee ae rte Pe eee eee al Se ee oe Be 
Ronee An chuimery omy sneha arte cate 150,000 00 16,779 68 
Sarnia pees ciated aie ere aioe 100,000 00 97,000 00 
Saultrote. Marien maniseeian eitan aes 200,000 00 199,050 00 
Ster Catharines isms copa rs cate ree 150,000 00 150,714 00 
Siratiordsivcmtcmac ee oes 250,000 00 130,400. 00 
Wellartd yates wean eet eens ots 250,000 00 141.004 00 
Win disor we chet tees ene es 0 1,000,000 00 925,983 57 
iW OOdstOcK = SOR er ain faerie: S750: 100,000 00 99,350 00 
$5,125,000 00 $4,287,887 25 
Towns 
ENG EU SeR eae eee eater ee aus ae eis 25: 000m OO warn) haneee eee a 
Bia ii peGuicicmrs accrn ete a tel Rikers 100,000 00 66,007 00 
Brockville nccsc cue eras eet 2, | Uaioe ee oe ae Pot. ee - 
Bet OGD Ug Lec tessie epee oests i ere ier e 500005 00 Se aes eat: 
Burlington aware eee ee rissa whe sere ate War eeoIte oe rsts i 
: Ca preclitist Sekt st dret roel as eer 41,000 00 41,000 00 
Carleton Placeasncsee ee oe are es 30;000%00 aL Sete ee aA 
Gi apleaulep nu ceteras ebterctAcyncve sun cbeirccae tes Ny Po draniobetan ciheise Tt tee SJ eeay mers 
Cahbouret mrmraccetoecite t ae aes OP) o ae Tens PAC h) ee ee eee 
GOCHTAN Gs sera eee ois hanets tia rete 75,000 00 75,000 00 
Hong lehat tes sarin skccke sooth cs avets{sie. a0 8,000 00 8,000 00 
ord! City rene att. crerremererie ahs tan ie 150,000 00 141,200 00 
ROLE CANCeS es. at hres aides oan oe 4,000 00 4,000 00 
(POCELICNS nevalowe tam ke sth et Pheer vate «. 6 100,000 00 5,250 00 
Graveniuietane see mente: ees OM ath atete ened lsieOGs ee Tete 
Harley Duk viernes cot eo ee Eee, = Cal caste Se et ae SN Bean 


Ei A eieasb ar igseebon occ ons oe <a 150,000 0 130,000 00 
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Towns.—Continued 


Hespeler... 


Kapuskasing ss ope oti Seer 


Ingersoll... 


Troquoistallsin).p ee eee eset 


Leamington 
Leaside.... 


Midland... 
Milton. sar 


Mimico.... 


Renfrew... 


Sudbury... 


Trenton.... 
Uxbridge... 


Whitby.... 


ACtOMs sen 


Herouss ee 
Hensall.... 


Port McNic 


¢! edpiiee «plete wip (vere <0) «0 iv eens 
Ce 
Ce ee 


©. 0: #6 16 #1610) 0 (a (© (eee \0\e) 6! e018: ©, 


eles 0 afelie)aheuelicie) scp a = sieis.s 6 
eC 


Olle sc ees ae eee 


Richmond es. eeeereeee eeeeee 


RATA Meee 


Amount 
actually paid 
Amount by Province - 
appropriated in 1919, 1920, 
1921, and 1922 
$ ee $ or 
50000) O0ee autre uae 
400,000 00 59,703 21 
75,000 00 36,950 00 
150,000 00 150,000 00 
50,000 00 41,690 00. 
100,000 00 99,450 00 
50,000 00 39,615 00 
25,000 00 22,500 00 
75,000 00 59,048 00 
20,000 00 16,700 00 
50,000 00 26,000 00 
200,000 00 15,800 00 
200,000 00 199,564 27 
30000500 seem crete 
600,000 00 560,675 00 
50:00000 7 =i eee err 
66,000 00 66,000 00 
25,000 00 25,000 00 
150,000 00 149,944 00 \ 
60,000 00 12,500 00 
150,000 00 146,400 00 
40,000 00 12,500 00 
60,000 00 23,100 00 
60,000 00 15,600 00 
150,000 00 148,530 00 
50,000 00 47,650 00 
40,000 00 6,000 00 
200,000 00 16,800 00 
250,000 00 246,500 00 
50,000 00 50,000 00 


$4,209,000 00 $2,764,676 48 


30,000 00 1,500 00 
20,000 00 13,000 00 
30,000 00 22,200 00 
40,000 00 13,155 00 
50,000 00 49,800 00 
80,000 00 73,250 00 
50,000 00 12,305 00 
30000; 005 eee een 

30,000 00 30,000 00 
100,000 00 34,300 00 
50,000 00 43,519 00 
30,000 00 10,100 00 
25,000 00 25,000 00 
10,000 00 7,500 00 
10,000 00-4 etsy eee 
50,000 00 21,700 00 


$635,000 00 $357,329 00 
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Amount 
actually “paid 
Amount by Province 
appropriated in 1919, 1920, 
“ 1921, and 1922 


Townships $ c $ Cc. 
Banton cet flac nate caterer eter etaia as 100,000 00 100,903 26 
BrAntiOrd? ® sear eeiort cesses reeereeses 50,000 .00 34,700 00 
IS CODICOKES Meme cots ester apes apteong frees 150,000 00 140,700 00 
GlOUGESTEIEE Mey SNE om iota} iba ties ea hn nes fag ae. Soa ner eras 
(Guelinakt Age aeiaee ide oes cee ae 50,000 00 7,500 00 
INGeDin SR ten Re etn erie. ue Mk cd peiaye Sess aw ale dk capeds 2 oe eee 
Rickerinoumercsraee. cite ospacr as toe SOHUMONUI, = Bom Gti oe 
Sand wichybrmrancccck terrae ae ee 55,000 00 54,975 00 
Scarboroughty eee cme cre mer ace 100,000 00 25,800 00 
Stamlord aves ects. mera eeae oa: 30,000 00 29,800 00 
Wihorold ee evar tice Wiens 30000200 Feast UF Sas et ee oe 
West ©xforcarcgenyace ite arat tists susce SOOO UO 2 EES oo oun 
PV OLleste s emmiiiss Sea lac Roe ene nae 500,000 00 478,770 00 

$1,125,000 00 $873,148 26 

Total of 
(Gist e ep Goro rh oede erecta 5,125,000 00 4,287,887 25 
BLOWS: wernt at comet re reer cars 4,209,000 00 2,764,676 48 
Willa oes an einer tase tenon erer crete icraie ae 635,000 00 357,329 00 
Elo wnisht pSineeetcsr ter aati ce craeieca cs 1,125,000 00 873,148 26 


$11,094,000 00 $8,283,040 99 


Municipalities which have come under the provisions of ‘“The Municipal 
Housing Act, 1920.” 


Amount of 


3 bonds 
guaranteed 
Cities $ ec 
pellevillereenr oe tat eee Lee IRS Cee R re icmis oe on) & cme ct 
Chaban eae 1 tee Ste een Rite een RNG eae. 8 2. Na eons 
1 STC BS aVSS Coe og CG ras igh So AES Cae OR Bc ge Re eee 135,000 00 
WOnclOonyes oe eter oe Te Eee enatacale 300,000 00 
INiaoara all Sarerecancrertarl- toric cass mettre cies eee ota 75,659 99 
(EGA Wan een MT: eee ends ace seererotinat eiaktre ales Re Sectstes . ae 
SeeRE SLE DOLOUC entire eee oe Me asec eS | Seine ater 
SALA a yet tee RR ena oe esa oe ora arenes stoiake vigars 150,000 00 
Salle Oboe Via hice eee ee ate RCo ei trict MRE | | cus tates eees 
Wn SOlgha sper tere ae eR aM Pete Perea ees ops thea ace ee oe Suapeie 925,000 00 
$1,585,659 99 
Towns 
(CQpotel i Rin areas 5a GaSb Oe DOO ORE Un Bad MAE Te aoe ae 75,000 00 
NES wa IM ON Ea aed tacos APCs yu pe en aes Bee SA a er ae 250,000 00 
DETSEOWE lca cee tema oee MERE) eis cete ence HAT NS Pel OM are fetes 25,000 00 
1 EAT i(e) HHS LN Thy oes Hicecy Sey Fac ohG Oro Te CG heme Saf eee 50,000 00 
Siouselloo Kou eee ctr cee an eae orci ores eet ncterse ts, ba Te Aicae MR, his eccetone > 
Suid Diteye er vty rher aie ean creas teu Re ak its new eree nese Seis 150,000 00 
PTD WE Veen ick ane eT Sone toetin e thee om pene ce cee 13,600 00 
Walkenville:nrwmentrrs tere rcs Meee te cee ere cages 340,000 00 
$903,600 00 
Villages 
IDEA VERLOUR Pte we terse aiernhe arenas icine aeacnel er canes ic Ryisis 7,000 00 
Werolintine ccs aapethe austere crs sranhace osc sisys saheniete So sect Svar tes 10,000 00 
Poimesed ward orm tae aera pene tere a era ciaee elena autores ome airs 17,196 00 


$34,196 00 
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Amount of 
bonds 
guaranteed 
$ ce 
Townships 
Stamford. Fe: ere ee eee a ee eee $100,000 00 
Total of 
Cities Exes, . oibc yo aes Rd esis Eee $1,585,659 99 
"LO WINS i hee ioe sacs asda acts ooo meee meee oe RE te 903,600 00 
Villages fae. cacus Soa iorede stole oroabeueto or tee crneeaeare keeame ier terete 34,196 00 
TFOWnSHIDS nas we date ca he ee ee Oe ee 100,000 00 


$2,623,455 99 


The City of Ottawa has issued debentures for $45,000, but has not 
requested any guarantee of these debentures by the Province. 
Cost oF ADMINISTRATION. 


The cost to the Province of the administration of The Ontario Housing 
Acts is as follows: 


1S 198(7-months) perme eee eee RRS ice eer $20,536 49 
1920 iia Meats OEE OTe eee eee eee 28,566 45 
19 2b ade lo reroint aid Be Sis Hee ee Oe 19,265 07 

1922: 
Salaries and other remuneration............-..-... 7,041 74 
Contingencies (including travelling expenses)....... 3,209 69 
$78,619 44 


The whole of the work has been performed under the direction of the under- 
signed. 
J. A. ELuis, 


Director, Bureau of Municipal A ffatrs. 
January 15th, 1923. 


COCHRANE. 
Houses ERECTED. 


“The Municipal Housing Act, 1920.” 


No. of 
Houses Loans, 1922 
1922 

2 Four roomed, frame clapboard finish........ $5,000 00 
2 Five roomed, frame clapboard finish......... 6,000 00 
1 Five roomed, brick veneer.................. 3,300 00 
8 Six roomed, frame clapboard finish.......... 25,200 00 
1 Six-roomed, brick veneer... 4,00 eco ee ack 3,500 00 
4 Six OOmMeC solic sp Tic kan ane ran eae 16,000 00 
1 Over six rooms, frame clapboard finish....... 3,500 00 
1 Over six rooms, brick vemeer................ 3,500 00 
1 Over six rooms; solid bricks seme seen eae 3,500 00 
21 $69,500 00 
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FORD CITY. 
Houses ERECTED. 


“The Municipal Housing Act, 1920.’ 


1 Five roomed, frame clapboard finish......... 
Five roomed, brick veneer.................. 

4 Hive roomed, solidsbrick: «mins. tsaqiie a souks 

4 Gireroyonmnreral, qoibielaatelic, oa dan owace teaed 

1 Over sixerooms; solid: briGke.. ne aoe ae 
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HAMILTON. 
Houses ERECTED. 


“The Ontario Housing Act, 1919.” 


No. of 
Houses 
1922 
3 Sixmoomed esolidubrick: peet os eeneeeeen ne 
KAPUSKASING. 
Houses ERECTED. 
“The Ontario Housing Act, 1919.” 
No. of 
Houses 
1922 
28 Four roomed, frame clapboard finish......... 
4 Five roomed, frame clapboard finish......... 
6 Six roomed, frame clapboard finish.......... 
1 Over six rooms, frame clapboard finish....... 
39 


The Spruce Falls Housing Corporation is constructing the above houses. 


LEAMINGTON. 


Houses ERECTED. 


Loans, 1922 


$3,000 00 
8,000 00 
14,500 00 
18,000 00 
3,500 00 


$47,000 00 


Loans, 1922 
$12,850 00 


Loans, 1922 


$91,937 00 
14,000 00 
25,334 00 

4,000 00 


$135,271 00 


“The Ontario Housing Act, 1919.” 
No. of 
Houses 


1922 
1 Six roomed, frame clapboard finish............ $3,500 00 


Loans, 1922 
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LISTOWEL. 
Houses ERECTED. 


“The Municipal Housing Act, 1920.” 


No. of 
Houses 
1922 
1 Over six rooms, frame clapboard finish......... 
4 Over six rooms: brickiveneeraeee noe aie 
1 Over: six:rooms, solid! brickes seme eee 
. ; 
POINT EDWARD. 
Houses ERECTED. 
“The Municipal Housing Act, 1920.” 
No. of 
Houses 
1922 
1 Five roomed, frame clapboard finish........... 
4 Six roomed, frame clapboard finish............ 
5 


RIVERSIDE. 
Houses ERECTED. 


“The Municipal Housing Act, 1920.” 


No. of 
Houses 
1922 
4 Five roomed, frame clapboard finish........... 
if Biveamoomed, brickiveneetaese eter meee cee 
7 Hive roomed ssOlid rica ieiee ete erie 
2 Six roomed: prick vienceraneeeren entree 
9 Six rOOmeds SOllG ic eet tee herein ree 
1 Over six rooms, frame clapboard finish........ 
24 


SANDWICH. 


Houses ERECTED. 


“The Ontario Housing Act, 1919.” 


No. of 
Houses 
1922 
2 Biveroomed, brick veneers ne aeraceeeierts as 
il Six roomed ssprickeneneei iene ter nenr rien ret 
%) 


Loans, 1922 
$3,000 00 
16,000 00 
4,000 00 


$23,000 00 


Loans, 1922 


$3,200 00 
14,000 00 


$17,200 00 


Loans, 1922 
$14,000 00 


2,500 00 
$98,000 00 


Loans, 1922 


$7,600 00 
4,500 00 


$12,100 00 


No. 40 


1923 


SARNIA. 


Six roomed, brick veneer........ 


Six roomed, brick veneer....... “ 
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Houses ERECTED. 


“The Municipal Housing Act, 1920.” 


Five roomed, frame clapboard WU. dco Boek an 
Six roomed, frame clapboard finish 
Six roomed, brick veneer........ 


a ay 


SIOUX LOOKOUT. 
Houses ERECTED. 


“The Ontario Housing Act, 1919.” 


SIOUX LOOKOUT. 
Houses ERECTED. 


“The Municipal Housing Act, 1920.” 


oer esos seeee 


STAMFORD TOWNSHIP. 
Houses ERECTED. 


“The Municipal Housing Act, 1920.” 


Four roomed, frame clapboard finish.......... 
Five roomed, frame clapboard finish.......... 
Five roomed, brick veneer....... 
Six roomed, frame clapboard finish 
Six roomed, brick veneer........ 
Over six rooms, frame clapboard finish......... 


Loans, 1922 


$7,000 00 
42,000 00 
4,000 00 


$53,000 00 


Loans, 1922 


$9,000 00 


Loans, 1922 


$3,000 00 


Loans, 1922 


$2,800 00 
7,000 00 
6,000 00 
10,000 00 
8,000 00 
2,000 00 


$35,800 00 
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STRATFORD. 
Houses ERECTED. 


“The Ontario Housing Act, 1919.” 


No. of 
Houses Loans, 1922 
1922 
4 Fiveroomed, brick veneer ane ascent ene $13,600 00 
4 Six!roomed: brick veneer senncicnieiee teat 13,200 00 
8 $26,800 00 
WELLAND. 
Houses ERECTED. 
“The Ontario Housing Act, 1919.” 
No. of 
Houses Loans, 1922 
1922 
1 Six roomed, frame clapboard finish............ $3,000 00 
1 Six roomeds brick vencerene ene eee 3,200 00 
2 Sixizoomed) solidibrickiwe neste enn 8,500 00 
4 $14,700 00 
WINDSOR. 
Houses ERECTED. 
“The Ontario Housing Act, 1919.” 
No. of 
Houses Loans, 1922 
1922 
16 Hive roomed solidsbriek gua sane ae eee $64,000 00 
2 Six roomed, priclevencer sapere aeee tata 7,000 00 
22 Six roomed ssalidi pric kseeeeeten eet ear eaeee 87,500 00 
1 Over six rooms solid-brick jens peices cia 4,000 00 
41 $162,500 00 
WINDSOR 
HouseEs ERECTED. 
“The Municipal Housing Act, 1920.” 
No. of 
Houses Loans, 1922 
1922 
1 Six roomed, frame clapboard finish............ $3,500 00 
1 Six roomed, bricks veneer) ee cee ene 4,000 00 
6 Six roomed: solids bTic aha er eee nee eet 27,000 00 
1 Oversix rooms; solidtbrickyas see eres . 4,500 00 
9 $39,000 00 


SSS Cees 


ae si 


